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B5A-BB-CO  u  Hay  1968 

SUBJECT:  Operational  Report  of  84th  Enginoor  Battalion  (Construction) 
for  Period  Ending  30  April  1968,  RCS  CSFOR-65  (Hi) 

Section  1.  Significant  Organisation  _or  Unit  Activitiofl . 

a.  Command 


(1)  Organisation 

(*) 

Headquarters  l:  HQ  Co,  84th  Engr  Bn 

(b) 

Co  A, 

84th  Ehgr. 

Bn 

(c) 

Co  B, 

84th  Engr. 

Bn 

(d) 

Co  C; 

84th  Engr. 

Bn 

(0) 

Co  D, 

84th  Engr. 

Bn 

Earthmoving  Pit 

of  Co  D  became  attached  to  39th  Engr  Bn 

for  an  indefinite  TDY  period  on  18  March  1968 

(f)  513th  Engr.  Co  (DT) 

(g)  523rd  Engr.  Co  (PC) 

Unit  came  under  thie  conmand  15  March  1968 

(h)  3rd  Platoon,  517th  Engr  Co  (LE) 

Unit  departed  this  coaaand  on  3  Fob  1968 

(2)  U^t^OoQratiojie 

(a)  HQ  &  HQ  Co:  The  utilities  section,  augmented  with 
Viotnanoee  laborers  oontinued  work  on  tho  improvement  of  tho  Camp 
Willi  quo  Cantonment  aroa.  Construction  indudod  a  now  2400  SF  mess 
hall,  wash  stand  for  EH  nor.:  bunkers  for  S-l  and  S-3;  end  inprovcancnt 
of  tho  porimoter  dofensoa  to  includo  clearing  fields  of  firo  and 
building  two  nan  emplacements.  Also  improvement  of  tho  motor  pool 
aroa  was  completed  to  includo  drainage  a  wash  rack,  and  a  groaso 
racl:. 


(b)  Company  A:  Tho  efforts  of  Company  A  included 
tho  maintenance  and  repair  of  battalion  ordnance  '<ua$  Engineer  equipment 
tho  production  of  rod:  and  tho  retribution  of  asphalt  to  improve 
LOC's.  Somo  of  tho  major  accomplishments  this  quarter  included: 
paving  of  3  KM  on  Valloy  A  road,  surfacing  55, OCX)  SY  of  storage 
area  at  tho  Qui  Hhon  Port.  Transit  Storago  Aroa,  surfacing  9000  SY 
of  storago  and  parking  aroa  at  Phu  Tai  Maintonanco  complcoc  with  IE- 
30  and.  MC  70  compound,  and  tho  production  of  62,791  tons  of  crushed 
rock. 


(c)  Company  1):  This  unit  novod  from  Phu  Toi  to  LZ 
Uplift  on  12  Fob.  Tho  major  offort  of  E  comperr  was  tho  upgrading 
of  QI^l  highway  From  Phu  Hy  to  Bong  Son. 
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SUBJECT:  Operational  Report  of  C4th  Enginoor  Battalion  (Construction) 

fer  Period  Ending  30  April  1966;  RCS  CSFOR-65 

This  consist  od  of  widening  of  the  road*  construction  of  culverts  to 
includo  hoadwalls  and  wingwalls,  construction  of  3  br4dgpaJ  preparing 
the  subgrade  of  tho  codsting  road  for  asphaltic  cone  rot  o  surface, 
and  maintenance  and  ropair  of  existing  bridges  and  highway* 

0  Company  completed  portions  of  two  cantonment  areas  at  Phu  Cat 
Air  Baso  for  tho  41st  Artillory  Group  and  supported  LZ's  Ivy, 

Ginny,  Crystal,  Salom,  Pony,  and  Uplift  by  clearing  fields  of 
fire  and  Constructing  gun  emplacements,  bunkors,  sump  pits,  and 
a moo  pads.  This  con?) any  also  provided  a  daily  mine  swoop  of  roods 
in  their  AO?.. 

(d)  Conpany  C:  Company  C  accomplished  a  variety  of 
projocts  during  this  period.  Tho  Port  llointonanco  Building  was 
completed  which  indudod  a  metal  40'xlOO'  Pasco o  building  sot 
on  3'3l!  roinforcod  concrete  columns  and  25,000  SF  of  proparod 
hardatand  policing  area.  Tho  transit  storage  hardstand  area  of 
55,000  SY  of  proparod  eubgrado  base  and  drainago  was  complotod 
at  Port  Facilities,  Qui  Nhon.  A  wotor  fill  point  at  Phu  Tai  was 
also  conplcrtod  which  included  tho  assembly’’  of  a  pro-fabricated 
250  barrel  motnl  tanl;  on  a  pro*cngincorod  stool  tower.  construction 
of  two  fill  stands  to  accosmodato  two  5.000  gallon  water  tankers 
simultcnoously  end  15.000  3F  of  hardstand  drivaw&y.  Othor  projocts 
that  wore  complotod  during  this  period,  wore  tho  building  of  26 
rovotnonts  for  aircraft  at  QNAAF,  9000  SY  of  hardstand  area  at 
Phu  Tai  Maintenance  complex  120  »  *  medium  tont  fremoe  for  173rd 
ABN  BDE,  and  construction  o i  a  2Q!xl6:  communications  building 
with  two  80 !  entonna  masts  on  Vung  Chun  mountain!  Company  C  also 
participated  in  operational  support  of  a  joint  Korean  and  U.S. 
operation  north  of  Qui  Nhon  by  upgrading  Routo  442  for  tank  traffic. 

An  80‘x440‘  rofrigoratod  warehouse  at  tho  Qui  Nhon  depot  facility 
v/os  startod  this  quarter. 

(o)  Company  D:  Ef forts  of  Conpany  D  during  this  quarter 
contorod  around  construction  of  Pheso  I  of  cjjrl  south  of  Phu  Tai 
and  continued  work  at  Long  Ify  Depot.  D  Company  plcyod  a  principal 
rolo  ir..  tho  socurity  of  'QvA  Nhon  during  and  after  tho  recent  TET 
offonsivo.  Company  D  was  dug  in  on  a  atratogjc  hill  west  of  Qui 
Nhon  with  tho  primary  mission  of  infantry  support  from  9  Fob  to 
29  Fob.  Work  completed  during  this  poriod  was  a  roofer  shod  and 
eight  of  si:, toon  concroto  pads  for  tho  cantonment  nroa  at  Long 
lfy  Depot.  Llcsting*  hauling  pxspa  ing  subgrodo  and  baoo;  end 
constructing  culvert  hccdwaile,  and  wingwolls  on  QI^l  south  of 
Phu  Tai  continued.  Electrical  wo  lie  on  tho  Butlor  warehouses  at 
Long  My  depot  also  continued  through  this  period.  Tho  ADPS  buildin ; 
at  Long  My  depot,  a  70!xl44,:  air  conditioned  ’.rood an  and  reinforced 
concroto  structure,  was  begin  this  curator.  D  Company’s  Earthnoving 
Platoon  on  18  March  was  attachod  for  operational  control  of  the  39th 
•  nyr  Bn  (Combat)  for  the  purpose  of  upgrading  rjjrl  North  of  Mo  Tuc. 

This  attachment  lvuainod  in  of  feet  throughout  this  quarter- 
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SUBJECT?  Operational  Report  of  64th  Enginoor  Battalion  (Construction) 

for  Porlod  aiding  30  April  1966*,  RCS  CSFOR-65  (>a) 

(f)  523 rd  Jfciginoor  Coepany  (PC):  Tho  major  of  fort  in 
construction  this  period  was  tho  completion  of  Tank  Farm  Number  3 
at  Qui  Nhon  end  causeway  bridge  No.  2  at  tho  Qui  Nhon  port.  Tho 
Tonic  form  construction  indudod  (3)  50,000  BBL  woldod  stool  tanks, 

(4)  10,000  BBL  woldod  stool  tanks,  berms  for  firo  walls,  piping, 
manifold  system,  and  painting  of  the  tanks.  A  variety  of  other 
projocts  this  quarter  woro  undertaken,  including  upgrading  tho 
flight  oontrol  towor  at  Lano  Anjtf  Airfield,  diving  support  for 
tho  5th  Tormincl  Coiaaand,  hauling  and  driving  piles  for  tho  589th 
Engr.  Bn  (Const)  at  Bridges  19-11  end  19-26,  isaintanonco  of  LST 
boach,  and  repair  of  Bridgo  QL-1-322. 

(g)  513th  Enginoor  Company  (DT):  During  this  period 
tho  513th  Engr  Company  gavo  dump  truck  support  to  this  Battalion 
for  hauling  rock  and  construction  materials  and  supported  tho 
move  of  tho  35th  Engr  Bn  and  tho  45th  Fug r  Group.  On  20  March, 
tho  513th  Ehgr  Company  (DT)  como  undor  operational  control  of  the 
937th  Enginoor  Group. 


b.  Personnel  t  Adnri  net  ration,  Ibralo,  cl  id  Piaciplino:  During 
this  reporting  *poriod*tho*bcttd?‘.on  continued  its  record  of  ovor 
90S  participation  in  tho  Savings  Bond  program  whilo  SolcJ.ors 
Deposits  hold  at  13$.  Thoro  woro  a  total  of  103  pooplo  rocommondod 
for  on  award  for  outstanding  porformanco.  Tho  battalion  sufforod 
21  casualtios  and  3  battle  coaths  in  this  quarter.  A  total  of  44 
non  ooefcandod  thoir  tours  in  Viotnem  during  thic  quarter. 


c.  Intelligence:  end  Counter  Intelligence.  Upon  tho  initiation 
of  tho  VC/llVA  TET  offensive,  tho  Battalion  bocamo  cxtonsivuly 
ongagod  in  tho  dofonso  of  tho  Qui.  Nhon  Installation,  initially 
deploying  two  coapnnios  as  provisional  infantry.  In  addition, 
both  beso  coup  socurity  and  tho  provisional  platoon  controlled 
by  this  Hoedquartors  0:1  Ik  Soin  Mountain  woro  groatly  incroasod 
to  countor  tho  oncay  throat.  Those  conmitmonts,  accept  tho 
provisional  platoon  wore  gradually  rcducod  near  tho  end  of  -February 
and  tho  Battalion  rotumod  to  its  normal,  mission.  The  Hoedquartors 
and  C  Company  Compound  was  attackod  on  two  occassions:  On  3  Fobruary, 
tho  compound  was  attackod  by  a  squad  siao  sappor  unit  rosulting 
in  two  friendly  killed  and  two  friendly  woundod,  On  26  Fobruary, 
tho  compound  was  again  attackod  by  a  squad  size  sappor  unit  in 
coordination  with  en  attack  on  tho  local  ARVN  ASP.  Tills  attack 
rosultod  in  two  on  coy  killod  with  no  friendly  casualtios.  On  11 
Fobruary*  h  minor  mortar  attack  on  tho  Phu  Trl  Crushor  'Quarry 
Complex  rosultod  in  ono  friendly  killod.  Nuaorous  on  coy  incidents 
of  LDC  intordicticn  and  work  party  harassing  firoe  rosultod  in  ^ 

sixtoon  friandly  wound.od  and  five  bridges  doatroyed.  Total  casualtios 
for  tho  poriod  woro:  Throo  friendly  killed  and  eight  con  friendly 
woundod  end  auxiy  killed.  Good  Ar.t  AMganco  licision  continued 
wo  bo  maintained  by  this  unit  vrth  the  Capital  HOK  Infantry  Di  via  ion, 

22nd  ARVN  Infcntiy  Division,  5th  Special  Fore.*.  Binh  Dinh  Pnrvinco. 

and.  other  combat  and  support  unite  in  tho  area.  FOR  OFFICIAL  USE  ONLY 
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Operational  Roport  of  84th  Engincor  Battalibn  (Construction) 
for  Poriod  Ending  30  April  1968,  RCS  CSFOR-65  (Rl) 


d«  j^ns^  Op  orations,  ,and  Training:  Incroasod  sacurity  requirements 
and  operational  support  missions  resulting  from  increased  enemy 
activities  during  TET  cut  into  the  construction  rosouroos  of  tho 
battalion*  Two  companies  were  organized  and  committed  as  Infantry  units, 
one  for  two  days  and  one  for  3  weeks.  In  oarly  February  tho  AOR  for 
this  Battalion  was  extended  considerably  and  effort  was  diverted  from 
Base  Development  construction  to  IOC  work.  Planning  was  accomplished 
for  a  groator  percentage  of  effort  to  be  given  to  LOC  woric  in  tho 
coming  quarter.  Training  during  this  poriod  emphasized  OJT  of  many 
newly  assigned  personnel  and  weapons  firing  for  all  personnel. 


e.  Logistics :  An  intensive  follow-up  procedure  on  all  types 

of  requisitions  has  disclosed  that  a  largo  percentage  of  all  requisi¬ 
tions  submitted  aro  lost  in  supply  channels.  Because  of  tho  close 
liaison  and  willing  cooperation  with  supply  personnel  thoso  lost 
requisitions  aro  bocoming  known  almost  immediately  and  now  requests 
aro  being  submitted.  According  to  tho  director  of  supply  a  now 
accounting  system  is  being  installed  and  it  should  alleviate  this 
problem.  There  are  still  critical  shortages  of  TOE  items  which  are  all 
on  valid  requisitions  and  aro  being  checked  constantly.  Many  board 
foot  of  ‘'two-by"  lumbor  aro  on  request  and  may,  in  the  near  future, 
become  critical.  An  average  of  350  requiems  were  proccssod  each 
wohk  of  tho  reported  quarter.  Tho  battalion  consumed  in  excess  of 
130,000  gallons  of  mogas  and  140,000  gallons  of  diosol. 

f.  Force  Development:  N/A 

g.  Cpmmo^d  IlanaRomont :  N/A 

h.  Inspector  General:  N/A 


i.  Civic  Affairs:  During  this  reporting  poriod  the  battalion 
undertook  a  variety  of  civic  action  projects.  The  membors  of  this 
battalion  voluntarily  contributed  13B,575VN$  for  the  support  of  tho 
Holy  Infant  Orphanage  and  tho  Kim  Chau  Orphanage.  The  Battalion 
also  providod  materials  and  technical  assist anco  for  tho  construction 
of  a  20x60  medical  ward  for  tho  rofugoo  cantor  located  at  coordinato, 
CR003258.  This  medical  ward  is  new  comploto  and  in  operation.  It 
contains  a  comploto  water  and  electrical  system.  Also  during  this 
poriod,  tho  Kim  Chau  Orphanage  was  providod  with  a  12x16  shower 
facility  and  3000  gallon  water  towor.  Uhon  this  project  was 
cocplotod,  the  kitchon,  aid  room,  and  shower  all  had  running  wator* 
Tho  battalion  has  also  continuod  to  provide  an  NCO  to  the  Qui  Nhon 
Public  works  department  to  provide  technical  assistance  for  the 
city’s  ongiiicorlng  projects  and  to  u<:t  n/\  n  ka'nnn  the  CA th 

and  the  City  of  Qui  Nhon. 


Section  2,  Port  I,  ObaorvaMnns  (I.or.nons  T.r\*\niod) 
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SUBJECT:  Operational  Report  of  84th  Engineer  Battalion  (Construction) 

for  Period  Ending  30  April  1968,  RCS  CSPORl(Rl) 

b,  Operations: 

1,  Item:  Expedient  Repair,  of  a  Two  inch  Hjple  in  the  Side 

of  a  Welded  Steel  Tank. 

Daring  the  1968  TET  offensive  one  of  the 
50,000  HHL  tanks  at  Tank  Pam  No,  3  was  Struck  by  a  B-40  rocket. 

The  ispact  of  the  round  created  a' two  inch  diameter  hole  in  the 
side  of  the  tank  approximately  fifteen  feet  above  the  floor. 

Since  the  tank  contained  eleven  feet  of  JP-4  Jet  Fuel  at  the  time 
it  was  impossible  to  repair  the  hole  by  welding  unless  the  tank 
was  drained  and  flushed.  It  was  decided  that  an  expedient  method 
of  repair  could  eleednato  the  delay  caused  by  draining  6f  the  tank, 
Tho  method  decided  upon  was  to  use  a  four  inch  square  steel  plate 
oogted  with  neoprene  and  boltxl  to  the  outside  of  the  tank  with  a 
‘Holly  Bolt"  inserted  through  the  hole.  This  method  of  repair 
tbok  only  two  hours  to  repair  and  the  tank  has  been  filled  to  full 
eapacity  on  several  occasions  since  tho  holo  was  plugged. 

Obeery^ipfis :  This  fabricated  plug  is  a  quick  and  expedient 
way  of  repairing  tanks  and  saving  the  contents.  To  dato  there  have 
been  no  traces  of  seepage  from  this  hole, 

2,  Item:  Culvert  Jacking  Post 

J^cu?8ic5\;  During  the  procoee  of  coqpanding  culvert  to 
acoomaodate  strut*  wooden  jacking  posts  frequently  slipped  or 
buoklod  causing  severe  danger  to  tho  personnel  inside  tho  CMP, 

A  metal  poet  was  developed  to  enclose  both  the  upper  sill  rad  the 
jack  pofjt  to  prevent  failure  during  tho  jacking  process,  xncloauro 
X  rc'clinoa  tho  assembly  details  of  the  jacking  post  and  tho  corroct 
operation  of  tho  unit.  Different  lengths  mist  bo  undo  for  each 
•iso  CUP  (48r  60“  72,;).  A  t  sloe  coping  unit  would  not  be  advisable 
unlees  close  t*lorancoe  could  bo  obtained  bet  wo  on  tho  telescoping 
tuboe  to  provont  buckling. 

Observations :  Tho  additional  time  and  oquipaont  noodod  to 
fabricate  jacking  posts  would  be  fruitful  bocauso  tho  unit  both 
•poods  assembly  of  culvert  struts  and  roducoe  the  hazard  of  failing 
wooden  jacking  poet, 

3,  It  am:  A-frame  type  Airfield  Revetment  Tice 


giscu^isipn:  The  original  design  of  tho  standard  A  frame 
typo  Airfiold-Alrcraft  Revetment  requires  wlro  tios  to  koop  tho 
walorn  in  tho  proper  position.  Tho  uao  of  1/2  to  5/8"  bending 
mat o rial  in  conjunction  with  a  banding  mnehino  to  tio  tho  valors 
together  through  tho  A  frame  was  usod  in  placo  of  tho  tio  wire  to 
docroaso  tho  time  olamont  in  construction. 
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EGA-BB-CO  14  May  *l?6n 

SUBJECT:  Operational  Report  of  54th  Engineer  Battalion  (Construction) 

for  Period  Ending  30  April  I960,  RCS  CSFOR-65  (Rl) 

Observation:  The  use  of  bonding  material  cuts  the  construction 
tine  for  this  phaso  *  considerably  thus  a  great  saving  in  manpower  cost. 

4.  Item:  Use  of  CK  4V  Helicopter  for  construction  in  Inaccessible 

places. 

Discussion:  The  construction  of  a  conmunications  facility  on 
Vung  Chuo  mountain  included  the  setting  of  two  BO'  Class  A  telephono 
polos  for'* an  cntennr.  mast.  The  site  was  inaccessible  to  any  type  of 
lifting  equipment  since  it  was  on  tho  pock  of  tho  mountain.  It  was 
decided  to  try  and  sot  tho  antenna  mast  by  helicopter.  Tho  mast  was 
assembled  on  tho  ground  by  tying  tho  two  50’  polos  together  as  called 
for  in  tho  plans  for  construction,  placing  the  stops  on  tho  polos  and 
fastening  tho  ground  guys  and  wrapping  thorn  around  tho  poles  before 
placamont.  Tho  ground  anchor  ego  was  built  and  hol^s  for  tho  two  polo 
baso  woro  dug.  Tho  ontiro  mast  was  lifted  by  a  CH  47  holicoptor  and 
sot  in  placo.  As  soon  as  tho  aircraft  lowered  tho  mast  into  tho  base 
holes  tho  guys  woro  unwrapped  and  fast on od  to  tho  ground  anchorage 
system  that  was  in  place.  Tho  sotting  of  tho  mast  by  tho  CH  47  took 
loss  than  ono  hour. 

Observations :  Tho  use  of  air  support  in  thu  construction  offort 
can  groatly  reduce  timo  and  cost  of  construction  in  inaccessible  locations. 
Prcciso  prior  planning  and  having  all  phases  such  as  guy  mrcs  tag  linos 
and  anchorego  systems  all  in  placo  is  absoutoly  nocoasary  tc  make  the 
operation  worthwhile  and  run  smoothly. 

c.  Training:  None 

d.  Intelligence:  None 
a.  Logistics 

1.  Item:  Convoyor  Belt  Drive  on  225  TPH  ilocl:  Crusher 

Discussion:  It  was  noted  during  operation  that  tho  integral 
convey r  did  not  neve  fast  enough  to  prevent  rock  from  piling  up  and 
slowing  do\m  the  Jaws.  It  was  disco vorod  that  a  right  angle  drivo  in 
the  propelling  shaft  had  a  reduction  assembly  that  could  bo  S’./itchcd  to 
increase  shaft  spsed 

Observation :  A  -ight  angle  reduction  drive  can  be  switched  in 
tho  225  Primary  Crush  or  tc  increase  the  spood  cf  tho  intvognl  bolt 
convoyor. 


g.  Other:  !Iono 

Suction  2  Pa.-i  II  Rocoaiondat  ’ons 
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EOA-BB-CO 

SUBJECT:  Operational  Report  of  84th  Swineer  Battalion 
for  Period  Ending  30  April  1968,  RCS  CSFOR-65 


14  May  1968 
^Construction) 


DISTRIBUTION:  "^RaLph  T.  CARVER ^ 

5  copies  to  35th  Etor  Op  (Const)  LTC,  CE 

6  oopiea  to  USABCVf?),  Adv.  copies  ConAanding 

2  copies  to  USARPAC  ^ 

8  copies  to  18th  Itagr  Bde 

3  oopies  to  USARV 
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BGA-3  (30  April  1968)  1st  Ind  Maj  Pierce/dlj/2003 

SUBJECT:  Operational  Report  -  Lessons  Learned  (RCS-CSFQR-65 ) (JM )  for 
Quarterly  Period  ending  30  April  1968. 

DA,  HQ,  35th  Engineer  Group,  APO  96236,  20  Kay  1968. 

TO i  Coonanding  General,  18th  Engineer  Brigade,  ATTN:  AVBC-C,  APO  96377 


The  Operational  Report  -  Lessons  Learned  submitted  by  the  84th  Engineer 
Battalion  (Const)  has  been  reviewed  by  this  headquarters  and  is  considered 
an  excellent  sumary  of  the  Battalion1  s  operations  during  the  reporting 
period  ending  30  April  1968*  This  headquarters  concurs  with  the  remarks 
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AVBC-C  (14  May  1968)  2nd  Ind 
SUBJEC?i  Operational  Report  of  the  84th  Engineer  Battalion  (Construction) 
for  the  period  ending  30  April  1968*  RCS  CSPOR-65  (Rl) 

DA,  Headquarters,  18th  Engineer  Brigade,  APO  9637? 

TO!  Commanding  General,  U;S.  Army  Vietnam,  ATTN!  AVHGC-DST,  APO  96375 

1*  This  headquarters  has  reviewed  the  Operational  Report-Lessons  Learned 
for  the  84th  Engineer  Battalion  (Construction)  for  the  quarterly  period 
ending  30  April  1968*  The  report  is  considered  an  excellent  account  of 
the  Battalion's  activities  for  the  reporting  period, 

2 •  This  headquarters  concurs  with  the  observation*  and  recommendations 
of  the  Battalion  Coonander. 

FCR  THE  CCMKANEERs 


Colonel,  CB 
Deputy  Commander 


k&t* 
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AVHGC-DST  (14  May  68)  3d  Ind  CPT  Amold/dls/LBN  4485 

SUBJECT:  Operational  Report  of  84th  Engineer  Battalion  (Construction) 
for  Period  Ending  30  April  1968,  RCS  CSFOR-65  (Rl) 

HEADQUARTERS,  US  ARM!  VIETNAM,  APO  San  Francisco  96375  1  6  JUS  l#8 

TO:  Commander  in  Chi&i,  United  States  Army,  Pacific,  ATTN:  GP0P-3)T, 

APO  9655S 

!•  This  headquarters  has  reviewed  the  Op  rational  Report-Lessons  Learned 
for  the  quarterly  period  ending  30  April  1968  from  Headquarters,  84th 
Engineer  Battalion  (Construction). 

2.  Concur  with  report  as  submitted. 

FOR  THE  -COMMANDER: 

CHARLES  A.  BYRIr 
Major,  AGC 

A Mutant  Adjutant  General 

Cy  furn: 

HQ  18th  Engr  Bde 
HQ  84th  Engr  Bn  (Const) 


// 


GPQP-DT  (14  Nay  68)  4th  Ind 

SUBJECT;  Operational  Raport  of  HQ,  84th  Engr  Bn  (Const)  for  Period 
Ending  30  April  1968,  RCS  CSFOR-65  (Rl) 

H Q,  US  Army,  Pacific,  APO  San  Francisco  96558  1  9  JUN  1968 

TOs  Assistant  Chiaf  of  Staff  for  Force  Development,  Department  of  the 
Army,  Washington,  D.  C.  20310 

This  headquarters  ha a  evaluated  subject  report  and  forwarding  indorse* 
ments  and  concurs  in  the  report  as  indorsed. 
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NOTE:  Inside  bearing  surfaces 
for  4x4  luinber  and 
jack  post  must  be 
parallel  and  both  caps 
must  be  centered  on 
the  post  before  welding 
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